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Purpose of the trip wan to review the progress of 
A H ~ 1 in preparat ion for shipmen t 


the, 

of tho equipment to 
gas demonstrated by [ 


on 3 February. . 

] and others ror 


and tho undersigned. 


2. Tho project is on schedule. The four racks 
containing the basic units; i.e., tho receiver, display, 
power supplies, ©tc., and three signal source pairs are 
conoleted and ready for shipment, xais portion of the 
equipment will bo shipped on 3 February . The rosaairung 

|— — |will be completed and shipped 

in 13G5. I I Ts presently predicting an 

underrun . 
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2. The equipment appears to be well designed and very 
stable j and no difficulties were encountered in demonstrating 

it. 


A5r Cyst eats Division, GEL 
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